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Message Text 


UNCLASSIFIED 

PAGE 01 ABU DH 02025 121044Z 
16 

ACTION NEA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

086164 

R 120850Z OCT 75 
FM AMEMBASSY ABU DHABI 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 3414 

UNCLAS ABU DHABI 2025 

COMMERCE FOR CAGNE 

E.O. 11652: NA 

TAGS: BEXP, BTIO, BGEN, TC 

SUBJ: STATUS REPORT: AL-AIN AND ABU DHABI HOSPITAL TENDERS 

REF: (A) ABU DHABI 216 (B) ABU DHABI 227 (C) STATE 242913 

L PROJECTS COMMITTEE OPENED TENDERS ON OCTOBER 1 FOR MAJOR, 
FULLY-EQUIPPED HOSPITALS IN AL-AIN AND ABU DHABI. BLOUNT 
BROS., ONLY AMERICAN FIRM TO BID BOTH HOSPITALS, JOINT 
VENTURE OF SKANSKA (SWEDISH FIRM WELL ESTABLISHED IN ABU DHABI) 
AND PHILLIP HOLTZMANN A.G. (GERMAN FIRM) ALSO BID BOTH 
HOSPITALS. JOINT VENTURE OF SHIMISU CONSTRUCTION CO. (SUBSIDI- 
ARY OF MITSUBISHI) AND ALBERT ABELA (LOCAL BUSINESSMAN) BID 
THE ABU DHABI HOSPITAL ONLY. BEST AVAILABLE INFORMATION 
INDICATES SKANSKA-HOLTZMANN BID IS LOW, BLOUNT IS SECOND, 
SHIMIZU-ABELA IS THIRD. HOWEVER ALL BIDS MUCH ABOVE ESTIMATES, 
WITH EVEN LOW BID OVER DOLLARS 200 MILLION. CONSULTANTS (TAC) 
SAY DDOUNT IS DEFINITELY STILL IN THE RUNNING AT THIS POINT. 

2. PROJECTS COMMITTEE APPARENTLY DISTURBED NOT ONLY BY VERY 
HIGH BIDS BUT BY FACT THAT BIDS FOR 250-BED AL-AIN 
HOSPITAL WERE NOT 50 PERCENT OF BIDS FOR 500-BED 
ABU DHABI HOSPITAL. CONSULTANTS (TAC) HOWEVER SAY THE 
PROPORTION BETWEEN ABU DHABI AND AL-AIN BIDS IS ABOUT 
RIGHT CONSIDERING GREATER TRANSPORTATION COSTS FOR AL-AIN 
CONSTRUCTION SITE AND FACT THAT COST OF MANY HOSPITAL 
FACILITIES IS NOT PROPORTIONAL TO NUMBER OF BEDS. 
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3. TAC REPRESENTATIVES WILL GO BEFORE PROJECTS COMMITTEE 
ON OCTOBER 12 WITH SEVERAL PROPOSALS FOR REDUCING PROJECT 
COST INCLUDING POSSIBLE CHANGES TO SPECIFICATIONS. DECISIVE 
ACTION FROM PROJECTS COMMITTEE SHOULD PROBABLY NOT BE 
EXPECTED MUCH BEFORE DECEMBER. 

4. EMBASSY SOMEWHAT DISMAYED THAT DESPITE U.S. ARCHITECT 
SERVING AS PROJECT CONSULTANT. ONLY ONE OF FOUR PRE- 
QUALIFIED U.S. FIRMS ACTUALLY TENDERED. 

STERNER 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 12 OCT 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975ABUDFI02025 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750355-0082 
From: ABU DHABI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19751059/aaaacarr.tel 

Line Count: 71 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 75 ABU DHABI 216, 75 ABU DHABI 227, 75 STATE 242913 

Review Action: RELEASED, APPROVED 

Review Authority: ElyME 

Review Comment: n/a 

Review Content Flags: 

Review Date: 02 OCT 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <02 OCT 2003 by MaustMC>; APPROVED <18 FEB 2004 by ElyME> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: STATUS REPORT: AL-AIN AND ABU DHABI HOSPITAL TENDERS 
TAGS: BEXP, BTIO, BGEN, TC 
To: COM 
Type: TE 
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